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INTEGRATED BUSINESS SYSTEM FOR THE DESIGN, EXECUTION, AND 
MANAGEMENT OF PROJECTS 

Tom Wucherer, Cherisse M. Nicastro, Todd Nisbet & Anthony A. Marnell H 
BACKGROUND OF THE INVENTION 
5 Field of the Invention 

The present invention relates to a system for designing, constructing and 
managing the construction of a physical entity such as a building. More specifically, 
the present invention relates to a system that facilitates a real time project database in 
10 data communication with several industry available software tools used in the design, 
execution and management of a physical entity such as a building. 

Description of the Related Art 

Many industries employ a team of players to design and execute a project. For 
15 example, the construction industry employs a team of players to design and construct 
a building, such as an office building, a hotel/casino, or a manufacturing facility. 
Typically, the project team includes architects who prepare architectural drawings and 
specifications of the project according to a developer's direction. The team also 
includes engineers who are responsible for building systems such as structural, power, 
20 heating, cooling, plumbing systems, etc., and interior designers who are responsible 
for specifications relevant to interior design such as the selection and placement of 
furniture, paint selection, wall coverings, fixtures, office equipment, systems, etc. 
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The team's contractor implements the designs of the architects, engineers, and interior 
designers, and is generally responsible for the purchase of materials, electrical 
systems, mechanical systems, life safety systems, furniture, fixtures, etc., the 
management of the project budget, and for the management of any or all 

5 subcontractors who implement the design drawings and specifications. Finally, 
project accountants are responsible for payment of goods and services. 

In the past, the design and construction of a project involved the transfer of a 
substantial amount of paper between the various team members. For example, the 
architect may prepare initial paper specifications and drawings (i.e., blueprints) for a 

10 building project. These paper specifications and drawings, in turn, may be provided 
to one or more additional architectural engineers for modification or approval. The 
chief architect must provide his paper design specifications and drawings, typically 
via overnight delivery, to one or more of the collaborating firms. These additional 
team members typically add components or make modifications to the initial 

15 architectural drawings and specifications. Once revision is completed, the 

collaborating firms return the revised architectural specification and drawings to the 
architect so that he may compile a master set of building specifications and drawings. 
Several different, further revisions may occur between the architect and the other 
project team engineers before the final set of master architectural specifications and 

20 drawings is created. 

The architectural specifications and drawings, once completed, are also 
provided to interior designers for input with respect to interior design features such as 
furniture, wall coverings, paint selection, office equipment, etc. In that each item 
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added to a construction project, including furniture, fixtures, and equipment, typically 
generates more paper specifications, the interior designers additionally generate a 
substantial amount of paper that must be properly cataloged and distributed to other 
project team members. At any point during the project, revisions to the original 
architectural design specifications and drawings may occur which, in turn, may 
complicate the specifications of the interior designers and/or collaborating engineers. 

Ultimately, the interior design specifications along with the architectural and 
engineering design specifications and/or drawings are provided to a contractor who, in 
accordance with the specifications and drawings, coordinates subcontractors, 
purchasing agents, etc., to purchase the raw materials, electrical systems, mechanical 
systems, life safety systems, building equipment, labor, fixtures, etc. and facilitates 
construction management of the project. Construction management or finance team 
members are responsible for maintaining the budget of the construction project, and 
must have current, accurate information relating to costs of materials, fixtures, labor, 
etc. Additionally, accountants pay project invoices and track the project's accounting 
commitments. At any point, an owner, architect, engineer, interior designer, or 
contractor may propose modifications to the project that necessitate further, hurried 
paper transfer amongst the team members to insure that all are working with the same 
information. 

Computer implemented systems have streamlined many manufacturing 
processes. In the architecture, engineering, and construction industry, software 
systems have been developed which aid each team member (specific to each team 
member's position) in the development of a construction project. For example, 
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computer aided design tools have been developed which enable an architect or interior 
designer to model a design project in a database. These computer aided design tools 
allow more efficient modifications to an existing design than the prior art method of 
employing blueprints in which changes were entered by hand. Accounting systems 
5 are also available which enable the paperless financial management of a construction 
project. Additionally, software systems are available to contractors to facilitate the 
necessary purchases, scheduling and management of a construction project. 

While these existing architecture, engineering and construction software 
systems aid individual construction project team members, communication between 

10 the various team members remains as inefficient as in the past. In other words, an 
architect can make revisions to the architectural specifications of a project by 
accessing and modifying an existing project database. The architect has no need to 
generate a hard-copy of the architectural drawings and hand-enter revisions thereto. 
However, the architect must still communicate with the interior designer, contractor, 

15 finance team members, etc., via the old method of printing out and hastily distributing 
(usually numerous) architectural drawings. This is especially true when project team 
members wish to modify architectural specifications. 

SUMMARY OF THE INVENTION 

The present invention provides various embodiments for a method and system, 
20 which builds a central database of data relating to the design and construction of a 

physical entity such as a building. The system enables remotely positioned computer 
systems executing distinct industry software tools to store or modify design and 
project information contained in the central database. Additionally, the system allows 
-4- 
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communication between the various computer systems including notifications that 
one project team member, via his associated computer system, has updated or added 
information contained within the central database. Business rules can be applied to 
these notifications to assist an organization in managing the various changes on a 

5 project. Additionally, the computer system facilitates information transfer between 
various distinct computer systems. 

In one embodiment, the present invention provides a host computer system 
which is in data communication with a central database. A central database may store 
information predetermined to be important to one or more members of the project. 

10 The host computer system is also in data communication with first and second 

databases. First and second computer systems are in data communication with first 
and second databases, respectively. The first database is configured to store data 
received from the first computer system. The host computer system is configured to 
monitor a plurality of transactions to the first database. Each of the transactions stores 

15 data in the first database. The monitoring of the host computer system includes 
comparing the plurality of transactions against a predetermined transaction. If the 
host computer detects a match between one of the plurality of transactions to the first 
database and the predetermined transaction, the host computer system reads the first 
data from the data base and stores the first data in either the first database or the 

20 central data base, or both. Additionally, the computer system, in response to detecting 
the match, generates an electronic message indicating that the first database has been 
updated with the first data. Thereafter, the host computer system transmits the 
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message to the second computer system in data communication with the host 
computer system. 

BRIEF DESCRIPTION OF THE DRAWINGS 

Figure 1 is a block diagram illustrating one embodiment of the present 
invention in data communication with several remotely located computer systems; 

Figure 2 shows one embodiment of the present invention shown in Figure 1; 

Figure 3 shows an architecture, engineering and construction inductry 
embodiment of the present invention shown in Figure 2; 

Figure 4 shows one embodiment of the invention shown in Figure 3; 

Figure 5 shows another embodiment of the invention shown in Figure 3; 

Figure 6 shows still another alternative embodiment of the invention shown in 
Figure 3; 

Figure 7 is a table used by the invention shown in Figure 3 to detect 
predetermined translations; 

Figure 8 is a routing table illustrating how one exemplary transaction shown in 
Figure 7 is translated between a source database and a destination database; 

Figure 9 is a flow chart illustrating operational aspects of the present 
invention. 

While the invention is susceptible to various modifications and alternative 
forms, specific embodiments thereof are shown by way of example in the drawings 
and will herein be described in detail. It should be understood, however, that the 
drawings and detailed description thereto are not intended to limit the invention to the 
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particular form disclosed, but on the contrary, the intention is to cover all 
modifications, equivalents, and alternatives falling within the spirit and scope of the 
present invention as defined by the appended claims. 

DESCRIPTION OF THE PREFERRED EMBODIMENTS 

Figure 1 illustrates an Integrated Business System (IBS) 10 implementing the 
present invention. In the embodiment shown in Figure 1, the IBS is coupled to or in 
data communication with additional computer systems A through D via a data link, 
for example an Internet data link, to enable remote communication between the IBS 
and computer systems A through D. It is to be understood, however, that the present 
invention may enable communication between the IBS and computer systems A 
through D via a local or intranet data link. Computer systems A through D run 
distinct software tools that, without the IBS, are incapable of effectively 
communicating with each other. 

Figure. 2 shows one embodiment of the IBS 10 of Figure 1. More 
particularly, the IBS shown in Figure 2 includes an IBS central database 20 in data 
communication with an IBS engine 22 running on a host computer system which, in 
turn, is in data communication with IBS interface databases 24 through 30. IBS 
interface databases 24 through 30 are respectively in data communication with 
systems A through D. The present invention will be described with reference to an 
IBS 10 for use in the building construction industry, it being understood that the 
present invention is employable in other industries where several participants or 
collaborators with distinct roles (e.g. project design, project engineering, project 
-7- 
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management, etc.) employing distinct software tools, are needed to design and build a 
physical entity. 

The term "computer system" as used herein generally describes the hardware 
and software components that in combination allow the execution of computer 
5 programs. The computer programs may be implemented in software, hardware, or a 
combination of software and hardware. A computer system's hardware generally 
includes a processor, memory media, and Input/Output (I/O) devices. As used herein, 
the term "processor" generally describes the logic circuitry that responds to and 
processes the basic instructions that operate a computer system. The term "memory 

10 medium" includes an installation medium, e.g., a CD-ROM, or floppy disks; a volatile 

computer system memory such as DRAM, SRAM, EDO RAM, Rambus RAM, etc.; or a 
non- volatile memory such as optical storage or a magnetic medium, e.g., a hard drive. 
The term "memory" is used synonymously with "memory medium" herein. The 
memory medium may comprise other types of memory or combinations thereof. In 

15 addition, the memory medium may be located in a first computer in which the programs 
are executed, or may be located in a second computer that connects to the first computer 
over a network. In the latter instance, the second computer provides the program 
instructions to the first computer for execution. In addition, the computer system may 
take various forms, including a personal computer system, mainframe computer 

20 system, workstation, network appliance, Internet appliance, personal digital assistant 
(PDA), television system or other device. In general, the term "computer system" can 
be broadly defined to encompass any device having a processor that executes 
instructions from a memory medium. 

- 8- 
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Figure 3 shows an IBS 10 configured for use in the design and construction of 
a building such as a hotel/casino. More particularly, as shown in Figure 3, IBS 10 
includes an IBS architectural and/or interior design interface database 24, an IBS 
procurement interface database 26, an IBS construction interface database 28, and an 
5 IBS accounting interface database 30. Each of these interface databases is in data 
communication with a respective industry-available software system. More 
particularly, the IBS design interface database 24 is in data communication with an 
industry-available construction design system 12, the IBS procurement interface 
database 26 is in data communication with an industry-available procurement system 

10 14, the IBS construction interface database 28 is in data communication with an 
industry- available construction management system 16, and the IBS accounting 
database 30 is in data communication with an industry-available construction 
accounting system 18. 

The industry-available systems, as described above, run distinct software that 

15 are capable of aiding individual members of a construction design team in fulfilling 
their role in the building project. However, the industry-available systems are 
generally incapable of cross-platform communication. The IBS enables cross- 
platform communication between the industry-available systems. Moreover, the IBS 
enables a central database 20 that contains information collected from the distinct 

20 computer systems 12-18 via their respective interface databases 24-30 and the IBS 
engine 22. The information collected in the central database 20 is predetermined to 
be important to one or more of the design project team members (i.e. an architect, 
interior designer, construction manager, etc.). This IBS central database enables real- 
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time access to a project database so that team members and/or others (e.g. the building 
owner or developer) can obtain, via Internet access, a substantially complete, accurate 
and up to date status of the building project. Since the IBS links the central database 
20 with the various computer systems 12-18, the IBS enables efficient and quick 
5 modification of or additions to the project database without the need of paper transfer 
between the project team members. Moreover, the IBS alerts one or more project 
team members when modifications or additions that are predetermined to be 
important are made to the project so that the alerted project team members can react 
accordingly if the modifications or additions affect their role in the design and 

10 construction of the project building. Further, with reference to Figure 6, the IBS 

central database, once completed in accordance with a finished construction project, 
can be utilized as a facility's management tool via a facilities management system 32 
and a facilities management interface database 34, to enable the building owner to 
efficiently manage the building without the need of engineers' or architects' expertise 

15 in reviewing paper documentation thereof as was previously required. In other words, 
the owner or manager of a finished building can more efficiently plan building 
remodeling, maintenance or modifications using the developed central database 20 
which contains a great amount of important data accessible via software systems. For 
example, if a heating system component, such as a motor, of a completed building 

20 malfunctions due to defects or general wear and tear, the completed IBS central 
database may be accessed to determine the specifications, placement, and 
manufacturer of the malfunctioning motor. By using a database of the completed 
building project, a replacement motor can be easily identified, purchased and 

- 10- 

597813 vl 

Client Reference: N/A 



Attorney Docket No . M-8331 US 



installed. The system shown in figure 6 is not limited to use with the interface 
databases and corresponding software systems. Rather, the present invention 
envisions that the system shown in figure 6 may be extended to include additional 
interface databases and corresponding software systems needed in the future. To this 
5 end, figure 6 also shows a future interface database 40 coupled to a future project 
software system 40. The future interface database 40 and future 

The various systems shown in Figure 3 including the IBS, the construction 
design system 12, the procurement systeml4, the construction management system 
16, and the construction accounting system 18, can be remotely located from each 

10 other. In this situation, the various systems can communicate via the Internet and 
appropriate supporting software. 

Figure 4 shows another embodiment of the IBS. Here, BBS 10 includes a pair 
of central databases 20X and 20Y in data communication with IBS engine 22. The 
central databases 20X and 20Y contain information relating to separate and possibly 

15 remote building projects X and Y, respectively. Figure 4 also shows IBS including 
separate interface databases 24X-30X and 24Y-30Y coupled to IBS engine 22. Each 
of the interface databases 24X-28X and 24Y-28Y are in data communication with 
distinct computer systems 12X-16X and 12Y-16Y, respectively, each of which is 
associated distinct project team members possibly remotely located. The construction 

20 interface databases 30X and 30Y, however, are in data communication with a 

common construction management system 1 8 associated with a common construction 
manager. Further, procurement interface databases 26X and 26Y are in data 

- 11 - 

597813 vl 

Client Reference: N/A 



Attorney Docket No M-8331 US 



communication with competing procurement computer systems provided by separate 
software vendors. 

With continued reference to Figure 3, the present invention will be described 
with reference to one or more simple examples. Typically in the course of a 
5 construction project, a square footage take-off of the project is calculated. A building 
project budget typically is based upon a square footage take-off. For example, an 
office building project of 5,000 square feet could have a $200.00 per square foot price 
associated therewith. The project could also include a restaurant with a price of 
$300.00 per square foot. The IBS allows electronic capturing of the project take-offs. 

10 In the past, square footage and take-offs were calculated, recorded, and transferred to 
project team members via paper. An architect would typically prepare an 
architectural specification that was forwarded to a contractor who would then 
manually calculate the square-footage of the office building and the restaurant. The 
IBS allows the architectural specification to be moved electronically from a project 

15 architect to a contractor vis-a-vis the construction design system and construction 

management system depicted in Figure 3. With such efficient electronic transfer, the 
information needed by the contractor for calculating project square footage and take- 
off is instantly accessible. The information already entered by the architect is quickly 
and efficiently transferred to the construction management system via the IBS and can 

20 be immediately accessed by the contractor. Additionally, this information may be 
stored in central database 20. To further illustrate functions of the IBS, consider an 
interior designer who plans twenty-five chairs for an office suite. In the past, a 
project procurement agent of the project would, typically, need to obtain and review 

- 12- 
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the interior designer's paper specifications and, in this example, count the number of 
chairs requested. The IBS specifies and electronically counts the number of chairs 
identified for a project, and electronically transfers this information via the IBS to, for 
example, a procurement system, as shown in Figure 3. Information is immediately 
5 available to the project team members via the IBS. Thus, the contractor may 

electronically review the current twenty-five chair specification for a particular office 
suite and may decide that the number of office chairs should be increased to allow for 
the possibility that some chairs might be damaged in shipping. Thus, in this example, 
the contractor, via the construction management system, may access the IBS and 
10 increase the number of office chairs specified for an office suite. The initial 

specification of the office chairs by the interior designer may be stored in the central 
database 20 for review. Additionally, each modification to the number or placement 
of the originally specified office chairs may be stored in the central database 20 for 
subsequent review. 

15 Project team members, or others associated with the project such as the project 

developer or owner, may review the contents of a particular project via project 
collaboration software which may be separate from or integrated into each team 
member's specific software system. Such project collaboration software 
communicates with the IBS central database 20. The project collaboration software 

20 may be implemented as a browser based tool which enables project team members to 
view project specifications and/or drawings stored within the IBS at any point during 
the construction project. Additionally, a central database of a completed project may 
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be viewed by a browser based software tool thereby facilitating post construction 
renovations, remodeling, etc. 

As shown in Figure 3, the various industry-available software systems 12-18 
are in data communication with corresponding IBS interface databases 24 - 30. The 

5 IBS central database 20 stores critical project information, information which is 
predetermined to be particularly important to one or more project team members. 
When a team member wishes to add or modify a project feature via his respective 
computer system, thereby changing project information, the new or modified 
information is received and first stored in a respective IBS interface database. For 

10 example, should an architect seek to modify an architectural design specification, the 
change is first entered into the IBS design interface database 24. IBS engine 22 
monitors the various interface databases 24 - 30 looking for changes which are 
predetermined to be important and which are entered therein by respective systems 12 
- 18. TBS engine 22 employs one or more preprogrammed data collection agents to 

15 monitor the changes entered into the interface databases 24 - 30. Upon detection of a 
change that is predetermined to be important, IBS engine 22 generates a message 
notifying all or select project team members of the change. Additionally, as will be 
more fully described below, IBS engine 22 issues a request for approval of the change 
if required. In one embodiment, the request for approval is routed to, for example, a 

20 project manager. IBS engine 22 may update the IBS central database 20 of the project 
in accordance with the change entered into an interface database. In one embodiment, 
the IBS central database is updated prior to approval from a project manager or other 
with authorization to approve or reject such changes. In an alternative embodiment, 
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approval must be obtained before the central database is updated with the change. 
Lastly, IBS engine 22 may forward information of the changes to other project team 
members for whom the project change is relevant. 

Initially the IBS central database and the interface databases are set up for a 
5 new construction project via a browser interface. Additionally, the IBS engine may 
be preprogrammed via the browser interface with specific rales that guide the design, 
engineering, and execution of a project. Figure 5 shows the system of Figure 3 with a 
project setup browser interface 36 that enables database set up and/or 
preprogramming of the IBS engine. For example, with respect to preprogramming, 

10 the BBS engine may be configured to include predetermined rules for routing 

information in a serial fashion between participants of the project. If a change or 
addition is made to a specification or drawing by the architect, for example, each of 
the project engineers collaborating on the project are provided with notice of the 
change in a serial fashion so that each project engineer may, in serial fashion, modify 

15 the change or addition to the project. Modifying changes or additions to the project in 
a serial fashion avoids modifications which are inconsistent with each other. If, 
however, it is determined that a particular project would prefer a parallel distribution 
of project changes or additions by an architect, the rales of the IBS engine may be 
modified during system setup. 

20 With continued reference to Figure 5, browser interface 36 may also be used 

to initiate a new project database or an interface database corresponding to a 
particular phase or component of a project. In other words, a given project team 
member may initiate an interface database corresponding to a project using the 
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browser interface. For a new project, IBS also sets up central database 20. Again, 
IBS central database 20 is a collection of data that is predetermined to be important 
and that can be shared among the various project team members. In setting up an 
interface database, a team member enters important information such as the client 
5 name, the project location, a job number associated with the particular team member, 
etc. into the browser interface. In response, an interface database is set up which can 
begin collecting information inputted thereto by the particular team member vis-a-vis 
his system. When other project team members create additional interface databases, 
these interface databases are linked so that various team members can share 

10 information via electronic transfer. Thus, an architect may create a design interface 
database 24 for a particular project prior to a contractor creating an IBS construction 
interface database 28. However, once the IBS construction database 28 is created, 
information contained in the IBS design interface database 24 may be transferred 
automatically into the IBS construction interface database 28 vis-a-vis the IBS engine 

15 22. 

As noted above, the IBS engine 22 monitors the interface databases looking 
for new information added thereto, be it new design information, new procurement 
information, new accounting information, etc. This information, if predetermined to 
be important, is routed along with a notification to one or more project team members. 
20 The notification may be routed by many different means, including Email 

notification. As noted above, data collection agents within the IBS engine 22 monitor 
the various interface databases seeking information predetermined to be important to 
one or more project team members. 
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Depending on the IBS configuration, authorized users (e.g., a project manager) 
can approve or reject the change and trigger appropriate notices. The following 
example more fully describes the process by which a change to the central database is 
approved or rejected. Suppose a designer, operating through his project design 
5 system, enters a change to an existing specified item of the project. The central 
database is updated with the new specified item in accordance with the change 
entered by the designer.. IBS engine detects the change entered by the designer, and 
accesses a table to determine if the change is one that requires approval from, for 
example, a project manager. If the change is not one that requires approval, the 

10 process ends, and the central database is maintained with the new specified item. If 
however the change to the previously specified item requires approval, a message is 
generated and routed to the appropriate authorizing entity (e.g., the project manager) 
requesting approval of the change. Upon receipt of the message, the appropriate 
authorizing entity approves or rejects the change to the item specified. If approved, 

15 the designer is notified accordingly. Additionally, the originally specified item, if 
purchased, may be returned to the vendor who originally sold it to the project and a 
refund may be sought. If, however, the change is rejected, the designer is notified 
accordingly, and the central database reverts to its original state that includes the 
originally specified item. 

20 Figures 7 and 8 illustrate one embodiment by which the data collection agents 

of the IBS engine 22 are programmed to monitor the interface databases 24 - 30. In 
this configuration, a list of transactions that the preprogrammed data collection agents 
monitor, is identified in Figure 7. A transaction is an event whereby a project team 
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player, via one of the systems 12-18, updates a respective interface database 24 - 30 
by adding new project information or modifying existing project information. 

When new data reaches an interface database, a bit associated with the new or 
modified data is toggled so that the data collection agents can detect a new entry 
5 therein. If the transaction is predetermined to be important (is listed in the list of 
transactions set forth in Figure 7), the IBS engine may initiate a translation and a 
routing of the translated data to an appropriate destination. Such destination may 
include the IBS central database 20 and/or one of the interface databases 24 - 30. 
Figure 8 shows the translation and routing mechanism for one of the transaction 

10 entries shown in Figure 7. For example, if the IBS engine detects Transaction 3 
which occurs, for example, in IBS design interface database 24, the IBS engine 
performs a translation and routing of that data in the interface database 24 to the 
procurement interface database 26. The translation table shown in Figure 8 facilitates 
a mapping between the source directory and the destination directory shown in Figure 

15 8 so that appropriate data of Transaction 3 , the interface database location of which is 
pre-identified in the select statement box can be properly routed to its correct 
destination. 

To illustrate further, Transaction 3, as shown in Figure 8, may represent an 
interior designer's modification of the number of chairs to be placed in an office suite 
20 of a particular design construction project. Once the interior designer makes a 

modification to the design interface database 24 (shown in Figure 3) vis-a-vis the 
construction design system 12, a data collection agent of the IBS engine 22 
subsequently detects the modification to design interface database 24, and initiates 
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notification to the procurement system 14 of a change in the number of office chairs 
to be purchased. The new information is translated and routed to the procurement 
interface database 26. Additionally, the new information is translated and routed to 
the central database according to the translation set forth in Figure 8 so that the central 
5 database 20 is up to date. 

Various embodiments of the present invention may be implemented in 
accordance with computer executable instructions on a carrier medium. Suitable 
carrier media include memory media or storage media such as magnetic or optical 
media, e.g., disk or CD-ROM, as well as signals such as electrical, electromagnetic, or 
10 digital signals, conveyed via a communication medium such as networks and/or a 
wireless link. 

Although the system and method of the present invention have been described 
in connection with several embodiments, the invention is not intended to be limited to 
the specific forms set forth herein, but on the contrary, it is intended to cover such 
15 alternatives, modifications, and equivalents as can be reasonably included within the 
spirit and scope of the invention as defined by the appended claims. 



597813 vl 

Client Reference: N/A 



- 19- 



Attorney Docket No . M-8331 US 



WHAT IS CLAIMED IS: 

1 1 . A carrier medium comprising instructions executable by a host 

2 computer system to implement the method comprising: 

3 in response to a first database storing first data received from a first computer 

4 system, the host computer system reading the first data stored in the 

5 first database and storing the first data in a second database, wherein 

6 the first computer system is in data communication with the host 

7 computer system and the first database; 

8 the host computer system generating a first message indicating that the data 

9 contents of the first database has been modified, and 

10 the host computer system transmitting the first message to a second computer 

1 1 system, wherein the second computer system is in data communication 

12 with the host computer system and the second database. 

1 2. The carrier medium of claim 1 wherein the method further comprises: 

2 in response to the second database storing second data received from the 

3 second computer system, the host computer system reading the second 
. 4 data stored in the second database and storing the second data in the 

5 first database; 

6 the computer system generating a second message indicating that the data 

7 contents of the second database has been modified, and 

8 the computer system transmitting the second message to the first computer 

9 system. 

1 3. The carrier medium of claim 2 wherein the method further comprises 

2 the host computer system reading the first data stored in the first database and storing 

3 the read first data in a third database in response to the first database storing first data 

4 received from the first computer system, wherein the third database is in data 

5 communication with a third computer system and the host computer system. 
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1 4. The carrier medium of claim 1 wherein the method further comprises 

2 the host computer system monitoring the first database for predetermined changes to 

3 data stored therein, wherein the host computer system generates the message in 

4 response to the host computer system detecting that the first data is stored in the first 

5 database. 

1 5. The carrier medium of claim 4 wherein the method further comprises 



2 the host computer system storing the first data in a central database, wherein the 

3 central database is in data communication with the host computer system, wherein the 

4 host computer system stores the first data in the central database in response to the 

5 host computer system detecting that the first data is stored in the first database. 



1 6. The carrier medium of claim 1 wherein the first data comprises an 

2 object oriented representation of a component of a project. 

1 7. The carrier medium of claim 1 wherein the first computer system 

2 executes computer aided design software. 

1 8. The carrier medium of claim 1 wherein the first computer system 

2 executes computer aided design software for the construction building industry. 

1 9. The carrier medium of claim 2 wherein the second computer system 

2 executes accounting software. 

1 10. The carrier medium of claim 2 wherein the second computer system 

2 executes accounting software for the construction building industry. 

1 1 1 . A carrier medium comprising instructions executable by a host 

2 computer system to implement the method comprising: 

3 the host computer system monitoring a plurality of transactions to a first 

4 database, wherein each of the plurality of transactions store data in the 



-21 - 

597813 vl 

Client Reference: N/A 



Attorney Docket No.. M-8331 US 



5 first database, wherein monitoring the plurality of transactions 

6 comprises comparing the plurality of transactions against a 

7 predetermined transaction; 

8 the host computer system detecting a match between one of the plurality of 

9 transactions to the first database and the predetermined transaction; 

10 the host computer generating a message indicating that first data has been 

1 1 stored in the first data base by the one of the plurality of transactions; 

12 the host computer transmitting the message to a second computer system in 

1 3 data communication with the host computer. 

1 12. The carrier medium of claim 1 1 wherein the method further comprises: 

2 the host computer system reading the first data stored in the first database in 

3 response to the host computer detecting the match; 

4 the host computer translating the first data into translated first data in response 

5 to the host computer detecting the match; 

6 the host storing the translated first data into another database in data 

7 communication with the host computer system in response to the host 

8 computer detecting the match. 

1 13. A carrier medium comprising instructions executable by a host 

2 computer system to implement the method comprising: 

3 the host computer system monitoring a plurality of transactions to a first 

4 database, wherein each of the plurality of transactions store data in the 

5 first database, wherein monitoring the plurality of transactions 

6 comprises comparing the plurality of transactions against a 

7 predetermined transaction; 

8 the host computer system detecting a match between one of the plurality of 

9 transactions to the first database and the predetermined transaction; 

10 the host computer system reading the first data stored in the first database in 

1 1 response to the host computer detecting the match; 
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1 2 the host computer translating the first data into translated first data in response 

13 to the host computer detecting the match; 

14 the host storing the translated first data into another database in data 

1 5 communication with the host computer system in response to the host 

1 6 computer detecting the match. 

1 14. The carrier medium of claim 13 wherein the method further comprises: 

2 the host computer generating a message indicating that first data has been 

3 stored in the first data base by the one of the plurality of transactions; 

4 the host computer transmitting the message to a second computer system in 

5 data communication with the host computer. 

1 15. An apparatus comprising: 

2 a host computer system; 

3 a central data base in data communication with the host computer system; 

4 first and second databases in data communication with the host computer 

5 system; 

6 first and second computer systems in data communication with the first and 

7 second databases, respectively; 

8 wherein the first database is configured to store first data received from the 

9 first computer system; 

10 wherein the host computer system is configured to monitor a plurality of 

1 1 transactions to a first database, wherein each of the plurality of 

12 transactions stores data in the first database, wherein monitoring the 

1 3 plurality of transactions comprises comparing the plurality of 

14 transactions against a predetermined transaction; 

15 wherein the host computer system is configured to detect a match between one 

16 of the plurality of transactions to the first database and the 

17 predetermined transaction; 

18 wherein the host computer system is configured to read the first data from the 

19 first database and store the first data in one of the second database and 
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20 the central database in response to the host computer detecting the 

2 1 match between the one of the plurality of transactions to the first 

22 database and the predetermined transaction. 

1 16. The apparatus of claim 15 wherein the first computer system executes 

2 computer aided design software. 

1 17. The apparatus of claim 15 wherein the first computer system executes 

2 computer aided design software for the construction building industry. 

1 18. The apparatus of claim 15 wherein the first computer system executes 

2 accounting software. 

1 19. The apparatus of claim 15 wherein the first computer system executes 

2 accounting software for the construction building industry. 

1 20. An apparatus comprising: 

2 a host computer system; 

3 a central data base in data communication with the host computer system; 

4 first and second databases in data communication with the host computer 

5 system; 

6 first and second computer systems in data communication with the first and 

7 second databases, respectively; 

8 wherein the first database is configured to store first data received from the 

9 first computer system; 

10 wherein the host computer system is configured to monitor a plurality of 

1 1 transactions to a first database, wherein each of the plurality of 

12 transactions stores data in the first database, wherein monitoring the 

13 plurality of transactions comprises comparing the plurality of 

14 transactions against a predetermined transaction; 
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15 wherein the host computer system is configured to detect a match between one 

16 of the plurality of transactions to the first database and the 

17 predetermined transaction; 

18 wherein the host computer system is configured to generate a message 

19 indicating that the one of the plurality of transactions stored first data 

20 in the first database, wherein the host computer system generates the 

2 1 message in response to the host computer system detecting the match 

22 between the one of the plurality of transactions and the predetermined 

23 transaction; 

24 wherein the host computer system is configured to transmit the message to the 

25 second computer system in data communication with the host 

26 computer system. 

1 21. The carrier medium of claim 1 wherein the first data comprises an 

2 object oriented representation of a component of a construction 

3 building project. 

1 22. A carrier medium comprising instructions executable by a host 

2 computer system to implement the method comprising: 

3 in response to a first database storing first data received from a first computer 

4 system, the host computer system reading the first data stored in the 

5 first database and storing the first data in a second database, wherein 

6 the first computer system is in data communication with the host 

7 computer system and the first database; 

8 the host computer system generating a first message corresponding to a 

9 request to approve or reject storing the first data in the second 

10 database; 

1 1 the host computer system transmitting the first message to a second computer 

12 system, wherein the second computer system is in data communication 

13 with the host computer system and the second database; 
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14 the second computer system generating a second message corresponding to an 

15 approval or rejection of storing the first data in the second data base; 

16 removing the first data from the second database if the second message 

17 corresponds to the rejection of storing the first data in the second 

18 database; 

19 maintaining the first data in the second database if the second message 

20 corresponds to the approval of storing the first data in the second 

21 database. 

1 23. The carrier medium of claim 21 wherein the method further comprises 

2 the second computer transmitting the second message to the first 

3 computer system. 

4 24. The carrier medium of claim 13 wherein the method further comprises: 

5 the host computer system monitoring a plurality of second transactions to a 

6 second database, wherein each of the plurality of second transactions 

7 store data in the second database, wherein monitoring the plurality of 

8 second transactions comprises comparing the plurality of second 

9 transactions against a predetermined second transaction; 

10 the host computer system detecting a match between one of the plurality of 

1 1 second transactions to the second database and the predetermined 

12 second transaction; 

13 the host computer system reading the second data stored in the second 

14 database in response to the host computer detecting the match between 

15 one of the plurality of second transactions to the second database and 

16 the predetermined second transaction; 

17 the host computer translating the second data into translated second data in 

18 response to the host computer detecting the match; 

19 the host storing the translated second data into the another database in data 

20 communication with the host computer system in response to the host 

21 computer detecting the match between one of the plurality of second 
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22 transactions to the second database and the predetermined second 

23 transaction. 

1 25. The carrier medium of claim 25 wherein the another database stores 

2 data specifying components of a project to be built. 

1 26. The carrier medium of claim 2 wherein the second computer system 

2 executes construction management software. 

3 27. The carrier medium of claim 2 wherein the second computer system 

4 executes construction management software for the construction building industry. 

1 28. The carrier medium of claim 2 wherein the second computer system is 

2 configured to execute software for managing a project financial budget. 

1 29. The carrier medium of claim 2 wherein the second computer system is 

2 configured to execute software for managing building contractors. 

1 30. The carrier medium of claim 2 wherein the second computer system is 

2 configured to facility management software. 

1 31. The carrier medium of claim 2 wherein the second computer system is 

2 configured to execute software for managing a completed facility.. 
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INTEGRATED BUSINESS SYSTEM FOR THE DESIGN, EXECUTION, AND 
MANAGEMENT OF PROJECTS 

Tom Wucherer, Cherisse M. Nicastro, Todd Nisbet & Anthony A. Marnell II 

ABSTRACT OF THE DISCLOSURE 

The system of method for building a database for the design and execution of 
projects is described. This system includes a host computer system in data 
communication with a central database and at least first and second databases. The 
central data base stores information relating to the design and execution of the project 
predetermined to be important to one or more project team members. The first and 
second databases are in communication with first and second computer systems which 
may be remotely located from each other and which execute standard industry 
software tools. The host computer system is configured to monitor a plurality of 
transactions to the first database. Each of the plurality of transactions stores data in 
the first database. The monitoring includes comparing the plurality of a transaction 
against a predetermined transaction. If the host computer detects a match between 
one of the plurality of transactions and the predetermined transaction, the host 
computer reads the first data stored in the first database by the matched transaction 
and stores the first data in either the second database or the central database, or both. 
Additionally, the host computer system generates a message indicating that the first 
database was updated with the first data. This message is then transmitted to the 
second computer system. 
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DECLARATION FOR PATENT APPLICATION 
AND POWER OF ATTORNEY 

As a below named inventor, I hereby declare that: 

My residence, post office address and citizenship are as stated below adjacent to my name. 

I believe I am the original, first and sole inventor (if only one name is listed below) or an original, first 
and joint inventor (if plural names are listed below) of subject matter (process, machine, manufacture, or 
composition of matter, or an improvement thereof) which is claimed and for which a patent is sought by 
way of the application entitled 

Integrated Business System For The Design, Execution, And Management Of Projects 

which (check) is attached hereto. 

□ and is amended by the Preliminary Amendment attached hereto. 

□ was filed on as Application Serial No. 

Q and was amended on (if applicable). 

I hereby state that I have reviewed and understand the contents of the above identified specification, 
including the claims, as amended by any amendment referred to above. 

I acknowledge the duty to disclose information, which is material to patentability as defined in Title 37, 
Code of Federal Regulations, § 1.56. 

1 hereby claim foreign priority benefits under Title 35, United States Code, § 119(a)-(d) of any foreign 
application(s) for patent or inventor's certificate or any PCT international application(s) designating at 
least one country other than the United States of America listed below and have also identified below any 
foreign application(s) for patent or inventor's certificate or any PCT international application(s) 
designating at least one country other than the United States of America filed by me on the same subject 
matter having a filing date before that of the application(s) of which priority is claimed: 



Prior Foreign Application(s) 
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Country 


Day/Month/Year Filed 
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I hereby claim the benefit under Title 35, United States Code, § 119(e) of any United States provisional 
application(s) listed below: 



Provisional Application Number 


Filing Date 
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I hereby claim the benefit under Title 35, United States Code, § 120 of any United States applications) or 
PCT international application(s) designating the United States of America listed below and, insofar as the 
subject matter of each of the claims of this application is not disclosed in the prior application(s) in the 
manner provided by the first paragraph of Title 35, United States Code, § 112, 1 acknowledge the duty to 
disclose information, which is material to patentability as defined in Title 37, Code of Federal 
Regulations, § 1.56, which became available between the filing date of the prior application(s) and the 
national or PCT international filing date of this application: 



Application Serial No. 


Filing Date 


Status (patented, pending, abandoned) 


N/A 







I hereby appoint the following attorney(s) and/or agent(s) to prosecute this application and to transact all 
business in the United States Patent and Trademark Office connected therewith: 



Alan H. MacPherson (24,423); Brian D. Ogonowsky (31,988); David W. Heid (25,875); Norman R. 
Klivans (33,003); Edward C. Kwok (33,938); David E. Steuber (25,557); Michael Shenker (34,250); 
Stephen A. Terrile (32,946); Peter H. Kang (40,350); Ronald J. Meetin (29,089); Ken John Koestner 
(33,004); Omkar K. Suryadevara (36,320); David T. Millers (37,396); Kent B. Chambers (38,839); 
Michael P. Adams (34,763); Robert B. Morrill (43,817); Michael J. Halbert (40,633); Gary J. Edwards 
(41,008); James E. Parsons (34,691); Daniel P. Stewart (41,332); Philip W. Woo (39,880); John T. 
Winburn (26,822); Tom Chen (42,406); Fabio E. Marino (43,339); William W. Holloway (26,1 82); Don 
C. Lawrence (31,975); Marc R. Ascolese (42,268); Carmen C. Cook (42,433); David G. Dolezal (41,711); 
Roberta P. Saxon (43,087); Mary Jo Bertani (42,321); Dale R. Cook (42,434); Sam G. Campbell 
(42,381); Matthew J. Brigham (44,047); Hugh H. Matsubayashi (43,779); Patrick D. Benedicto (40,909); 
T.J.' Singh (39,535); Shireen Irani Bacon (40,494); Rory G. Bens (44,028); George Wolken, Jr. (30,441); 
John A. Odozynski (28,769); Cameron K. Kerrigan (44,826); Kenneth C. Brooks (38,393); Paul E. 
Lewkowicz (44,870); Theodore P. Lopez (44,881); Mayankkumar M. Dixit (44,064); and Eric 
Stephenson (38,321). 

Please address all correspondence and telephone calls to: 

Eric Stephenson 
Attorney for Applicant(s) 
SKJERVEN, MORRILL, MacPHERSON, FRANKLIN & FRIEL LLP 

25 Metro Drive, Suite 700 
San Jose, California 95110-1349 

Telephone: 408-453-9200 
Facsimile: 408-453-7979 

I declare that all statements made herein of my own knowledge are true, all statements made herein on 
information and belief are believed to be true, and all statements made herein are made with the 
knowledge that whoever, in any matter within the jurisdiction of the Patent and Trademark Office, 
knowingly and willfully falsifies, conceals, or covers up by any trick, scheme, or device a material fact, or 
makes any false, fictitious or fraudulent statements or representations, or makes or uses any false writing 
or document knowing the same to contain any false, fictitious or fraudulent statement or entry, shall be 
subject to the penalties including fine or imprisonment or both as set forth under 18 U.S.C. 1001, and that 
violations of this paragraph may jeopardize the validity of the application or this document, or the validity 
or enforceability of any patent, trademark registration, or certificate resulting therefrom. 
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